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1 Introduction 

1.1 Purpose 

The purpose of this document is to provide Commissioning and Installation Test results 
for CR-002587 KCM ST bus commissioning listed as part of CDRL 22 Parts E and H 
within the Central Puget Sound Regional Fare Coordination System (RFCS). 

1.2 Scope 

This document covers only CR-002587 KCM ST bus commissioning Test results of the 
following documents: 

• SEA-02338 CDRL 22 Part E. Bus Commissioning Test Procedure 
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2 Test Results 

KCM installed 11 new ST New Flyer coaches and requested commissioning via CR- 
002587 KCM ST bus commissioning. The commissioning was completed on May 23 rd , 
2011 and the following pages contain the Test Results for those coaches. This Change 
Request is associated with CR-002690 which disassociates certain WDOLS from 
decommissioned buses and completes commissioning for this Change Request. 
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Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9637_ 
KCM Southbase. 
11/30/2010_ 


Commissioning Test Coordinator Name: 

Commissioning Test Coordinator Signature: 

fi 

I 

Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

121 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

IZ 

Fail 

□ 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Shutdown Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Startup Mode - Basic System Test: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Time Reference: 

Pass 

d 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 


Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

□ 

Fail 

□ 

N/A 

0' 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

Ef 

Fail 

□ 

N/A 

□ 


Error! Unknown document Page 42 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 


GenelDvorak 
















Central Puget Sound 

Regional Fare Coordination System 

Security Level 3 


Appendix A 

OBFTP Transaction Processing - PASS: Pass 0 

Fail □ 

N/A □ 

OBFTP End Trip Mode: 

Pass 0 

Fail O 

N/A □ 

OBFTP Shutdown Mode: 

Pass 0 

Fail 0 

N/A □ 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 0 

Fail O 

N/A □ 

King County Metro Logon: 

Pass IZI 

Fail □ 

N/A □ 

RTT: 

Pass El 

Fail □ 

N/A □ 

PA Control: 

Pass 0 

Fail □ 

N/A □ 

Group Call: 

Pass 0 

Fail D 

N/A □ 

Radio Modes: 

Pass 0 

Fail □ 

N/A □ 

EA Switch: 

Pass 0 

Fail 0 

N/A □ 

Tests for CT Installations Only 

Destination Sign Status: 

Pass □ 

Fail 0 

N/A 0 

Destination Sign File Download: 

Pass D 

Fail O 

N/A Ef 

Farebox Status: 

Pass 0 

Fail □ 

N/A 0 

Farebox Dump: 

Pass O 

Fail 0 

N/A 0 

Vehicle ID in TSP Tag: 

Pass O 

Fail □ 

N/A 0 

Community Transit Logon: 

Pass □ 

Fail 0 

N/A Ef 

Community Transit Logoff: 

Pass O 

Fail □ 

N/A 0 


Tests for KCM Installations Only at Commencement of Beta Phase 


OBFTP Startup Mode - Basic System Test: Pass 0 Fail D N/A 
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OBFTP DAC Communications via WDOLS: Pass □ Fail □ 

OBFTP Time Reference: Pass D Fail D 


N/A IZ 

n/aET 


TOTAL: 


Pass ^-5* Fail_ N/A / / 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 
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Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9638_ 
KCM Southbase. 
01/06/2011_ 


Commissioning Test Coordinator Name: 
Commissioning Test Coordinator Signature: 


Gene Dvorak 



Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

0 

Fail 

O 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

0 

Fail 

0 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

0 

Fail 

O 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

□ 

Fail 

o 

N/A 

O 

DDU End Trip Mode: 

Pass 

0 

Fail 

o 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

□ 

Fail 

o 

N/A 

O 

DDU Shutdown Mode: 

Pass 

□ 

Fail 

o 

N/A 

O 

OBFTP Startup Mode - Basic System Test: 

Pass 

□ 

Fail 

o 

N/A 

O 

OBFTP DAC Communications via WDOLS: 

Pass 

□ 

Fail 

o 

N/A 

□ 

OBFTP Time Reference: 

Pass 

o 

Fail 

o 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

0 

Fail 

o 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

o 

Fail 

o 

N/A 

□ 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

o 

N/A 

□ 
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OBFTP Transaction Processing - PASS: 

Pass 0 

Fail O 

n/aO 

OBFTP End Trip Mode: 

Pass 0 

Fail 0 

n/aO 

OBFTP Shutdown Mode: 

Pass 0 

Fail O 

n/aO 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 0 

Fail O 

n/aO 

King County Metro Logon: 

Pass 0 

Fail O 

N/A 0 

RTT: 

Pass 0 

Fail O 

n/aO 

PA Control: 

Pass 0 

Fail O 

N/A O 

Group Call: 

Pass 0 

Fail 0 

n/aO 

Radio Modes: 

Pass 0 

Fail O 

n/aO 

EA Switch: 

Pass 0 

Fail 0 

N/A □ 

Tests for CT Installations Only 

Destination Sign Status: 

Pass O 

Fail 0 

N/A 0 

Destination Sign File Download: 

Pass O 

Fail 0 

N/A 0 

Farebox Status: 

Pass O 

Fail 0 

N/A 0 

Farebox Dump: 

Pass O 

Fail 0 

N/A 0 

Vehicle ID in TSP Tag: 

Pass 0 

Fail 0 

N/A 0 

Community Transit Logon: 

Pass O 

Fail 0 

N/A 0 

Community Transit Logoff: 

Pass 0 

Fail 0 

N/A 0 


Tests for KCM Installations Only at Commencement of Beta Phase 


OBFTP Startup Mode - Basic System Test: Pass O Fail D N/A CD 
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OBFTP DAC Communications via WDOLS: Pass □ Fail □ 

OBFTP Time Reference: Pass D Fail D 


N/A0 

n/ajzi 


TOTAL: 


Pass 3- ^ Fail 


N/A II 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 
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Appendix A Results Template 

Device: 

Location: 

Date: 

Commissioning Test Coordinator Name: 
Commissioning Test Coordinator Signature: 


Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

J2 

Fail 

o 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

E3 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

0 

Fail 

o 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

0 

Fail 

□ 

N/A 

o 

DDU Shutdown Mode: 

Pass 

0 

Fail 

o 

N/A 

o 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

0 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

□ 

Fail 

0 

N/A 

o 

OBFTP Time Reference: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

ET 

Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

0 

Fail 

□ 

N/A 


OBFTP Logon Mode - Trip Detail Entry: 

Pass 

Ef 

Fail 

o 

N/A 

□ 
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KCM Southbase_ 

11/30/2010_ 

Gene pvorak__ 
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OBFTP Transaction Processing - PASS: 

Pass JZ1 

Fail O 

N/A 0 

OBFTP End Trip Mode: 

Pass 0 

Fail 0 

N/A 0 

OBFTP Shutdown Mode: 

Pass 0 

Fail 0 

N/A 0 

Tests for KCM Installations Only 




RCU Messaging: 

Pass 0 

Fail O 

N/A 0 

King County Metro Logon: 

Pass 0 

Fail O 

N/A 0 

RTT: 

Pass 0 

Fail 0 

N/A O 

PA Control: 

Pass 0 

Fail 0 

N/A 0 

Group Call: 

Pass 0 

Fail O 

N/A O 

Radio Modes: 

Pass 0 

Fail 0 

N/A O 

EA Switch: 

Pass \Zf 

Fail 0 

N/A 0 

Tests for CT Installations Only 




Destination Sign Status: 

Pass 0 

Fail O 

N/A 0 

Destination Sign File Download: 

Pass 0 

Fail 0 

N/A 0 

Farebox Status: 

Pass 0 

Fail 0 

N/A IZI 

Farebox Dump: 

Pass O 

Fail O 

N/A 0 

Vehicle ID in TSP Tag: 

Pass O 

Fail 0 

N/AlZf 

Community Transit Logon: 

Pass 0 

Fail O 

N/A 0 

Community Transit Logoff: 

Pass O 

Fail 0 

N/A 0 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass 0 

Fail 0 

N/AlZf 
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OBFTP DAC Communications via WDOLS: Pass D Fail D 

OBFTP Time Reference: Pass □ Fail □ 


N/A0 
N/A (2T 


TOTAL: 


Pass JJ? Fail 


N/A U 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 
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Appendix A Results Template 

Device: 

Location: 

Date: 

Commissioning Test Coordinator Name: 
Commissioning Test Coordinator Signature: 

Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Shutdown Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

& 

Fail 

□ 

N/A 

□ 

OBFTP Time Reference: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

□ 

Fail 

□ 

N/A 

iZf 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 
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KCM-STB-9640_ 

KCM Southbase_ 

11/30/2010_ 

Gene Dvorak_ 
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OBFTP Transaction Processing - PASS: Pass jZI 

Fail □ 

N/A □ 

OBFTP End Trip Mode: 

Pass jZ\ 

Fail □ 

N/A □ 

OBFTP Shutdown Mode: 

Pass 0 

Fail □ 

N/A □ 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 0 

Fail D 

N/A □ 

King County Metro Logon: 

Pass J2 

Fail □ 

N/A0 

RTT: 

Pass 0 

Fail □ 

N/A □ 

PA Control: 

Pass EP 

Fail □ 

N/A □ 

Group Call: 

Pass 0 

Fail □ 

N/A0 

Radio Modes: 

Pass 121 

Fail □ 

N/A □ 

EA Switch: 

Pass 0 

Fail □ 

N/A □ 

Tests for CT Installations Only 

Destination Sign Status: 

Pass □ 

Fail □ 

N/A IZT 

Destination Sign File Download: 

Pass □ 

Fail □ 

N/A □' 

Farebox Status: 

Pass D 

Fail □ 

N/A ET 

Farebox Dump: 

Pass □ 

Fail □ 

N/A 0 

Vehicle ID in TSP Tag: 

Pass D 

Fail □ 

N/A □ 

Community Transit Logon: 

Pass □ 

Fail □ 

N/AEf 

Community Transit Logoff: 

Pass □ 

Fail □ 

N/A IZf 


Tests for KCM Installations Only at Commencement of Beta Phase 


OBFTP Startup Mode - Basic System Test: Pass Q Fail D N/A ET 
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OBFTP DAC Communications via WDOLS: Pass D Fail D 

OBFTP Time Reference: Pass D Fail D 


n/aQ 

n/aEI 


TOTAL: 


Pass_Fail 



Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 
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Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9641_ 
KCM Southbase. 
11/30/2010_ 


Commissioning Test Coordinator Name: Gene Dvorak_ 

Commissioning Test Coordinator Signature: >-Q 

Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

IZI 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 


DDU Date and Time: 

Pass 

12 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Shutdown Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

OBFTP Time Reference: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

O 

Fail 

□ 

N/A 

0 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 
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OBFTP Transaction Processing - PASS: 

Pass 0 

Fail O 

N/A □ 

OBFTP End Trip Mode: 

Pass 0 

Fail O 

N/A □ 

OBFTP Shutdown Mode: 

Pass 0 

Fail 0 

N/A 0 

Tests for KCM Installations Only 

RCU Messaging: 

Pass JZ1 

Fail □ 

N/A □ 

King County Metro Logon: 

Pass 0 

Fail 0 

N/A □ 

RTT: 

Pass 0 

Fail O 

N/A □ 

PA Control: 

Pass 0 

Fail D 

N/A □ 

Group Call: 

Pass 0 

Fail O 

N/A □ 

Radio Modes: 

Pass 0 

Fail O 

N/A □ 

EA Switch: 

Pass 0 

Fail 0 

N/A □ 

Tests for CT Installations Only 

Destination Sign Status: 

Pass □ 

Fail O 

N/A 0 

Destination Sign File Download: 

Pass □ 

Fail O 

N/A 0 

Farebox Status: 

Pass D 

Fail 0 

N/A \2f 

Farebox Dump: 

Pass □ 

Fail O 

N/A 0 

Vehicle ID in TSP Tag: 

Pass □ 

Fail 0 

N/A □ 

Community Transit Logon: 

Pass □ 

Fail 0 

N/A □ 

Community Transit Logoff: 

Pass □ 

Fail O 

N/A 0 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass 0 

Fail O 

N/A 0 

Error! Unknown document 
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OBFTP DAC Communications via WDOLS: Pass D Fail D 

OBFTP Time Reference: Pass D Fail D 


N/A jZl 
N/AE3 


TOTAL: 


Pass Fail O N/A_ []_ 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 
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Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9642_ 
KCM Southbase. 
11/30/2010_ 


Commissioning Test Coordinator Name: 
Commissioning Test Coordinator Signature: 


Gene Dvorak_ 


Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

zf 

Fail 

□ 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

1z 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Shutdown Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Time Reference: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

□ 

Fail 

□ 

N/A 

0 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 


Error! Unknown document Page 42 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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OBFTP Transaction Processing - PASS: 

Pass 0 

Fail □ 

N/A □ 

OBFTP End Trip Mode: 

Pass 0 

Fail □ 

N/A □ 

OBFTP Shutdown Mode: 

Pass 0 

Fail □ 

N/A □ 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 0 

Fail □ 

N/A □ 

King County Metro Logon: 

Pass 0 

Fail □ 

N/A □ 

RTT: 

Pass 0 

Fail □ 

N/A □ 

PA Control: 

Pass 0 

Fail □ 

N/A □ 

Group Call: 

Pass 0 

Fail □ 

N/A □ 

Radio Modes: 

Pass 0 

Fail □ 

N/A □ 

EA Switch: 

Pass 0 

Fail □ 

N/A □ 

Tests for CT Installations Only 

Destination Sign Status: 

Pass □ 

Fail □ 

N/A EH 

Destination Sign File Download: 

Pass □ 

Fail □ 

N/A 0 

Farebox Status: 

Pass D 

Fail □ 

N/A 0 

Farebox Dump: 

Pass □ 

Fail □ 

N/A 0 

Vehicle ID in TSP Tag: 

Pass □ 

Fail □ 

N/A 0 

Community Transit Logon: 

Pass □ 

Fail □ 

N/A 0 

Community Transit Logoff: 

Pass □ 

Fail □ 

N/A0 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass D 

Fail D 

N/A 0 


Error! Unknown document Page 43 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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Regional Fare Coordination System 


Security Level 3 


Appendix A 


OBFTP DAC Communications via WDOLS: Pass □ Fail □ 

OBFTP Time Reference: Pass □ Fail D 


n/aJZ1 
n/ajzi 


TOTAL: 


Pass ^ Fail_ N/A // 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 


Error! Unknown document Page 44 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 
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Central Puget Sound 

Regional Fare Coordination System 


Security Level 3 


Appendix A 


Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9643 
KCM Southbase. 
12/09/2010_ 


Commissioning Test Coordinator Name: Gene Dvorak_ 

Commissioning Test Coordinator Signature: - __ 

Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Shutdown Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

OBFTP Time Reference: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

□ 

Fail 

□ 

N/A 

0 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 


Error! Unknown document Page 42 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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OBFTP Transaction Processing - PASS: 

Pass 0 

Fail □ 

N/A 0 

OBFTP End Trip Mode: 

Pass 0 

Fail □ 

N/A 0 

OBFTP Shutdown Mode: 

Pass 0 

Fail □ 

N/A O 

Tests for KCM Installations Only 

RCU Messaging: 

Pass El 

Fail □ 

N/A O 

King County Metro Logon: 

Pass 0 

Fail 0 

N/A O 

RTT: 

Pass pi 

Fail O 

N/A 0 

PA Control: 

Pass D 

Fail 0 

N/A 0 

Group Call: 

Pass 0 

Fail 0 

N/A O 

Radio Modes: 

Pass 0 

Fail O 

N/A 0 

EA Switch: 

Pass 0 

Fail O 

N/A O 

Tests for CT Installations Only 

Destination Sign Status: 

Pass 0 

Fail O 

N/A 0 

Destination Sign File Download: 

Pass 0 

Fail O 

N/A 0 

Farebox Status: 

Pass 0 

Fail O 

N/A 0 

Farebox Dump: 

Pass 0 

Fail O 

N/A 0 

Vehicle ID in TSP Tag: 

Pass 0 

Fail O 

N/A 0 

Community Transit Logon: 

Pass 0 

Fail O 

N/A 0 

Community Transit Logoff: 

Pass 0 

Fail O 

N/A 0 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass 0 

Fail O 

N/A 0 


Error! Unknown document Page 43 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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Regional Fare Coordination System 


Security Level 3 


Appendix A 


OBFTP DAC Communications via WDOLS: Pass D Fail D 

OBFTP Time Reference: Pass D Fail D 


N/A El 
N/A □ 


TOTAL: 


Pass 



Fail 


N/A // 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 


Error! Unknown document Page 44 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 













Central Puget Sound 

Regional Fare Coordination System 


Security Level 3 


Appendix A 


Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9644 
KCM Southbase. 
12/09/2010_ 


Commissioning Test Coordinator Name: 
Commissioning Test Coordinator Signature: 


Gene Dvorak 





Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

0 

N/A 

O 

DDU Startup Mode: 

Pass 

□ 

Fail 

O 

N/A 

0 

DDU DAC Communications via WDOLS: 

Pass 

□ 

Fail 

0 

N/A 

0 

DDU Date and Time: 

Pass 

0 

Fail 

0 

N/A 

o 

DDU Device Configuration Settings: 

Pass 

0 

Fail 

O 

N/A 

0 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

0 

N/A 

0 

DDU Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

0 

N/A 

o 

DDU End Trip Mode: 

Pass 

0 

Fail 

o 

N/A 

o 

DDU Diagnostic Port Operation: 

Pass 

0 

Fail 

o 

N/A 

o 

DDU Shutdown Mode: 

Pass 

0 

Fail 

0 

N/A 

0 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

o 

N/A 

0 

OBFTP DAC Communications via WDOLS: 

Pass 

0 

Fail 

o 

N/A 

o 

OBFTP Time Reference: 

Pass 

0 

Fail 

0 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

0 

Fail 

o 

N/A 

o 

OBFTP Logon Mode - Smart Card: 

Pass 

0 

Fail 

0 

N/A 

0 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

o 

N/A 

o 


Error! Unknown document Page 42 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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OBFTP Transaction Processing - PASS: 

Pass 0 

Fail O 

N/A 0 

OBFTP End Trip Mode: 

Pass D 

Fail 0 

N/A 0 

OBFTP Shutdown Mode: 

Pass IZ1 

Fail 0 

n/aO 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 13 

Fail O 

N/A 0 

King County Metro Logon: 

Pass 0 

Fail O 

N/A 0 

RTT: 

Pass 0 

Fail 0 

N/A O 

PA Control: 

Pass 0 

Fail O 

N/A 0 

Group Call: 

Pass 0 

Fail O 

N/A O 

Radio Modes: 

Pass 0 

Fail O 

N/A 0 

EA Switch: 

Pass 0 

Fail O 

N/A 0 

Tests for CT Installations Only 

Destination Sign Status: 

Pass 0 

Fail 0 

N/A 0 

Destination Sign File Download: 

Pass O 

Fail O 

N/A 0 

Farebox Status: 

Pass 0 

Fail O 

N/A 0 

Farebox Dump: 

Pass O 

Fail 0 

N/A 0 

Vehicle ID in TSP Tag: 

Pass 0 

Fail 0 

N/A 0 

Community Transit Logon: 

Pass O 

Fail O 

N/A CT 

Community Transit Logoff: 

Pass 0 

Fail O 

n/aET 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass 0 

Fail 0 

N/A 0^ 


Error! Unknown document Page 43 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 







Central Puget Sound 

Regional Fare Coordination System 


Security Level 3 


Appendix A 


OBFTP DAC Communications via WDOLS: Pass □ Fail □ 

OBFTP Time Reference: Pass □ Fail □ 


N/A El 
N/A □ 


TOTAL: Pass ; Fail_ N/A / / 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 


Error! Unknown document Page 44 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 














Central Puget Sound 

Regional Fare Coordination System 


Security Level 3 


Appendix A 


Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9645, 
KCM Southbase. 
12/09/2010_ 


Commissioning Test Coordinator Name: 
Commissioning Test Coordinator Signature: 


Gene Dvorak 



Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

□ 

Fail 

o 

N/A 

0 

DDU Startup Mode: 

Pass 

□ 

Fail 

o 

N/A 

0 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

o 

N/A 

0 

DDU Date and Time: 

Pass 

0 

Fail 

0 

N/A 

O 

DDU Device Configuration Settings: 

Pass 

□ 

Fail 

o 

N/A 

0 

DDU Logon Mode - Manual: 

Pass 

0 

Fail 

0 

N/A 

0 

DDU Logon Mode - Trip Detail Entry: 

Pass 

□ 

Fail 

0 

N/A 

0 

DDU End Trip Mode: 

Pass 

0 

Fail 

0 

N/A 

0 

DDU Diagnostic Port Operation: 

Pass 

o 

Fail 

o 

N/A 

0 

DDU Shutdown Mode: 

Pass 

0 

Fail 

0 

N/A 

O 

OBFTP Startup Mode - Basic System Test: 

Pass 

0 

Fail 

0 

N/A 

0 

OBFTP DAC Communications via WDOLS: 

Pass 

0 

Fail 

0 

N/A 

0 

OBFTP Time Reference: 

Pass 

0 

Fail 

o 

N/A 

0 

OBFTP Device Configuration Settings: 

Pass 0 

Fail 

0 

N/A 

O 

OBFTP Logon Mode - Smart Card: 

Pass 

0 

Fail 

o 

N/A 

0 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

o 

N/A 

O 


Error! Unknown document Page 42 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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Regional Fare Coordination System 


Security Level 3 


Appendix A 


OBFTP Transaction Processing - PASS: 

Pass JZl 

Fail 0 

N/A O 

OBFTP End Trip Mode: 

Pass 0 

Fail 0 

N/A O 

OBFTP Shutdown Mode: 

Pass □ 

Fail 0 

N/A 0 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 0 

Fail O 

N/A 0 

King County Metro Logon: 

Pass 0 

Fail 0 

N/A O 

RTT: 

Pass 0 

Fail O 

N/A O 

PA Control: 

Pass 0 

Fail 0 

N/A O 

Group Call: 

Pass 0 

Fail 0 

N/A 0 

Radio Modes: 

Pass 0 

Fail 0 

N/A 0 

EA Switch: 

Pass 0 

Fail 0 

N/A O 

Tests for CT Installations Only 

Destination Sign Status: 

Pass 0 

Fail O 

N/A 0 

Destination Sign File Download: 

Pass 0 

Fail 0 

N/A 0 

Farebox Status: 

Pass 0 

Fail O 

N/A 0 

Farebox Dump: 

Pass 0 

Fail O 

N/A 0 

Vehicle ID in TSP Tag: 

Pass O 

Fail 0 

N/A 0 

Community Transit Logon: 

Pass 0 

Fail 0 

N/A 0 

Community Transit Logoff: 

Pass O 

Fail 0 

N/A 0 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass 0 

Fail 0 

N/A 0 

Error! Unknown document 
property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 


Page 43 of 44 


document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 







Central Puget Sound 

Regional Fare Coordination System 


Security Level 3 


Appendix A 


OBFTP DAC Communications via WDOLS: Pass D Fail □ 

OBFTP Time Reference: Pass D Fail D 


n/aIZI 

n/aQ 


TOTAL: 


Pass 



Fail 


N/A_ 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 


Error! Unknown document Page 44 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 












Central Puget Sound 

Regional Fare Coordination System 


Security Level 3 


Appendix A 


Appendix A Results Template 


Device: 

Location: 

Date: 


KCM-STB-9646. 
KCM Southbase_ 
12/09/2010_ 


Commissioning Test Coordinator Name: 


Tests for All Installations 

Power Up Mode - Ignition Switch ON: 
DDU Startup Mode: 

DDU DAC Communications via WDOLS: 
DDU Date and Time: 

DDU Device Configuration Settings: 
DDU Logon Mode - Manual: 

DDU Logon Mode - Trip Detail Entry: 
DDU End Trip Mode: 

DDU Diagnostic Port Operation: 

DDU Shutdown Mode: 


OBFTP Time Reference: 

OBFTP Device Configuration Settings: 
OBFTP Logon Mode - Smart Card: 
OBFTP Logon Mode - Trip Detail Entry: 


Gene Dvorak 

jre: ____ 

Pass El 

Fail O 

N/A O 

Pass 0 

Fail 0 

N/A 0 

Pass 121 

Fail 0 

N/AO 

Pass 0 

Fail O 

N/A O 

Pass 0 

Fail O 

N/A 0 

Pass 0 

Fail O 

n/aO 

Pass 0 

Fail O 

N/A O 

Pass 0 

Fail O 

N/A O 

Pass 0 

Fail 0 

N/A 0 

Pass 0 

Fail 0 

N/A O 

Pass 0 

Fail 0 

N/A 0 

Pass 0 

Fail 0 

N/A 0 

Pass 0 

Fail 0 

N/A 0 

Pass 0 

Fail 0 

N/A O 

Pass O 

Fail 0 

N/A 0 

Pass JET 

Fail 0 

n/aO 


Error! Unknown document 
property name. 

Revision Error! Unknown 
document property name./Error! 
Unknown document property 
name. 


ERG Confidential © ERG Error! Unknown 
document property name. 
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OBFTP Transaction Processing - PASS: 

Pass □ 

Fail □ 

n/aD 

OBFTP End Trip Mode: 

Pass 0 

Fail □ 

n/aD 

OBFTP Shutdown Mode: 

Pass D 

Fail □ 

n/aD 

Tests for KCM Installations Only 

RCU Messaging: 

Pass 0 

Fail □ 

n/aEI 

King County Metro Logon: 

Pass □ 

Fail D 

N/A □ 

RTT: 

Pass 13 

Fail □ 

n/aI3 

PA Control: 

Pass J3 

Fail □ 

N/A El 

Group Call: 

Pass 0 

Fail □ 

n/aEI 

Radio Modes: 

Pass El 

Fail D 

N/A □ 

EA Switch: 

Pass □ 

Fail □ 

n/aD 

Tests for CT Installations Only 

Destination Sign Status: 

Pass D 

Fail □ 

n/aEI 

Destination Sign File Download: 

Pass □ 

Fail □ 

N/A 0 

Farebox Status: 

Pass □ 

Fail □ 

N/A El 

Farebox Dump: 

Pass □ 

Fail □ 

n/aEI 

Vehicle ID in TSP Tag: 

Pass □ 

Fail □ 

n/aCI 

Community Transit Logon: 

Pass □ 

Fail □ 

n/aD 

Community Transit Logoff: 

Pass □ 

Fail □ 

N/A 13 

Tests for KCM Installations Only at Commencement of Beta Phase 

OBFTP Startup Mode - Basic System Test: 

Pass □ 

Fail □ 

N/A □ 

Error! Unknown document 
property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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OBFTP DAC Communications via WDOLS: Pass D Fail D 
OBFTP Time Reference: Pass □ Fail □ 


n/aIZ 
n/aI Z 


TOTAL: Pass Fail_ N/A__ 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 


Error! Unknown document Page 44 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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Appendix A 


Appendix A Results Template 

Device: 

Location: 

Date: 


KCM-STB-9647 
KCM Southbase. 
12/09/2010_ 


Commissioning Test Coordinator Name: Gene Dvorak_ 

Commissioning Test Coordinator Signature: - ■ _ - 

Tests for All Installations 


Power Up Mode - Ignition Switch ON: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Startup Mode: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU DAC Communications via WDOLS: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU Date and Time: 

Pass 

El 

Fail 

□ 

N/A 

□ 

DDU Device Configuration Settings: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Manual: 

Pass 

1 2 

Fail 

□ 

N/A 

□ 

DDU Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 

DDU End Trip Mode: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

DDU Diagnostic Port Operation: 

Pass 

□ 

Fail 

□ 

N/A 

n 

DDU Shutdown Mode: 

Pass 

El 

Fail 

□ 

N/A 

□ 

OBFTP Startup Mode - Basic System Test: 

Pass 

El 

Fail 

□ 

N/A 

□ 

OBFTP DAC Communications via WDOLS: 

Pass 

□ 

Fail 

□ 

N/A 

□ 

OBFTP Time Reference: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Device Configuration Settings: 

Pass 

0 

Fail 

□ 

N/A 

□ 

OBFTP Logon Mode - Smart Card: 

Pass 

□ 

Fail 

□ 

N/A 

m 

OBFTP Logon Mode - Trip Detail Entry: 

Pass 

0 

Fail 

□ 

N/A 

□ 


Error! Unknown document Page 42 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 











Central Puget Sound 

Regional Fare Coordination System Security Level 3 


Appendix A 

OBFTP Transaction Processing - PASS: 

Pass 0 

Fail □ 

N/A □ 

OBFTP End Trip Mode: 

Pass D 

Fail D 

N/A □ 

OBFTP Shutdown Mode: 

Pass 0 

Fail □ 

N/A □ 

t; 

Tests for KCM Installations Only 




RCU Messaging: 

Pass 0 

Fail D 

N/A □ 

King County Metro Logon: 

Pass 0 

Fail □ 

N/A □ 

RTT: 

Pass 0 

Fail D 

N/A □ 

PA Control: 

Pass 0 

Fail □ 

N/A □ 

Group Call: 

Pass 0 

Fail □ 

N/A □ 

Radio Modes: 

Pass 0 

Fail D 

N/A □ 

EA Switch: 

Pass 0 

Fail □ 

N/A □ 

Tests for CT Installations Only 




Destination Sign Status: 

Pass □ 

Fail □ 

N/A (2 

Destination Sign File Download: 

Pass □ 

Fail □ 

N/AjZI j 

N/AjZl 

Farebox Status: 

Pass D 

Fail □ 

Farebox Dump: 

Pass □ 

Fail □ 

N/A 0 

Vehicle ID in TSP Tag: 

Pass D 

Fail □ 

N/A (2 

Community Transit Logon: 

Pass D 

Fail D 

N/aP 

Community Transit Logoff: 

Pass □ 

Fail □ 

N/A □ 


Tests for KCM Installations Only at Commencement of Beta Phase 

E 

[ 

OBFTP Startup Mode - Basic System Test: Pass D Fail D N/A 0 


Error! Unknown document Page 43 of 44 

property name. 

Revision Error! Unknown ERG Confidential © ERG Error! Unknown 

document property name./Error! document property name. 

Unknown document property To be disclosed only to Agency personnel 

name. who have a need to know 
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OBFTP DAC Communications via WDOLS: Pass □ Fail D 

OBFTP Time Reference: Pass □ Fail □ 


N/A0 

IM/A0 


TOTAL: 


Pass 


Fail 


N/A H 


Comments: 

This coach has failed the commissioning tests. Parts cannot be installed due to the fact that they already 
belong to another coach. 
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